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easement  for  757 


DECLARATORY 

ImpsoMfflast  Res.  No.  1167-196$ 

For  the  Condemnation  of  right  of  way  for 


by  the  East  line  of  Sand  Point  Gardens  Addition; 
bounded  on  the  North  by  S^nd  Point  Road;  bounded  on 
the  East  by  ^eForest  Avenue;  bounded  on  the  South 
by  the  Easterly  extension  of  the  South  line  of 
Allegany  Avenue. 


— 

Contract  Awarded: 


Contract  and  Bond: 


— 

Reported  Completed: 


Assessment  Roll  Confirmed:  July  29,  1965 


sewer  easement  purposes  across,  through 

and  under  a portion  of  space  bounded  on  the  West 


Resolution  Adopted:  May  19,  1965 


Confirmed : 


June  17,  1965 


Bids  Received: 


Sewer  757-1 965 


B.O.  9U-'65 


DECLARATORY  RESOLUTION  NO*  1167-1965 

For  the  Condemnation  of  right  of  way  for  sewer  easement 
purposes  across,  through  and  under  a portion  of  space 
bounded  on  the  West  by  the  East  line  of  Sand  Point 
Gardens  Addition;  bounded  on  the  North  by  Sand  Point 
Road;  bounded  on  the  East  by  DeForest  Avenue;  bounded 
on  the  South  by  the  Easterly  extension  of  the  South 
line  of  Allegany  Avenue, 


PLANS  ORDERED: 

ADOPTED:  May  19,  1965 

ADVERTISE  NOTICE  TO  PROPERTY  OWNERS:  May  25  & June  1,  1965 

Notices  mailed  June  h,  1965 

HEARING  ON  CONFIRMATION:  Thurs.,  June  17,  1965  3:30  p,  ra. 

CONFIRMED:  June  17,  1965 

ASSESSMENT  ROLL  ORDERED:  June  17,  1965 

ASSESSMENT  ROLL  APPROVED:  July  6,  1965 

HEARING  ON  CONFIRMATION 

OF  ASSESSMENT  ROLL:  Thurs.,  July  29,  1965,  3:30  p.  m. 

NOTICE  SERVED:  July  16,  1965 

ASSESSMENT  ROLL  CONFIRMED:  July  29,  1965 
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RESOLUTION  NO.  1965 


For  the  Condemnation  of  right  of  way  for  sewer  easement  purposes  across,  through 
and  under  a portion  of  space  bounded  on  the  West  by  the  East  line  of  Sand  Point  Gardens 
Addition;  bounded  on  the  North  by  Sand  Point  Road;  bounded  on  the  East  by  DeForest  Ave- 
nue; bounded  on  the  South  by  the  Easterly  extension  of  the  South  line  of  Allegany  Avenue. 

Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana,  that  it 
is  desired  and  deemed  necessary  to  condemn  right  of  way  for  sewer  easement  purposes  a- 
cross,  through  and  under  a portion  of  space  bounded  on  the  West  by  the  East  line  of  Sand 
Point  Gardens  Addition;  bounded  on  the  North  by  Sand  Point  Road;  bounded  on  the  East  by 
DeForest  Avenue;  bounded  on  the  South  by  the  Easterly  extensionof  the  South  line  of 
Allegany  Avenue,  more  particularly  described  as  follows: 


An  easement  7 feet  in  uniform  width  beginning  at  the  Northeast  corner  of  lot  numbered 
1 in  Sand  Point  Gardens  Addition;  thence  South  along  the  East  line  of  Sand  Point  Gardens 
Addition  a distance  of  397.40  feet  to  a point  on  the  Easterly  extension  of  the  South  line 
of  Allegany  Avenue;  thence  East  on  the  Easterly  extension  of  the  South  line  of  Allegany 
Avenue  a distance  of  7 feet  to  a point;  thence  North  on  a line  parallel  to  and  7 feet  East 
of  the  East  line  of  Sand  Point  Gardens  Addition  a distance  of  404.12  feet  to  the  South 
line  of  Sand  Point  Road;  thence  Southwesterly  along  the  South  line  of  Sand  Point  Road  a 
distance  of  9.72  feet  to  the  point  of  beginning. 

Also,  an  easement  14  feet  in  uniform  width,  described  as  follows:  Beginning  at  the 

Northeast  corner  of  lot  numbered  15  in  Sand  Point  Gardens  Addition;  thence  East  on  the 
Easterly  extension  of  the  South  line  of  Allegany  Avenue  a distance  of  254.4  feet  to  the 
West  line  of  DeForest  Avenue;  thence  Northeasterly  along  the  North  line  of  DeForest  Ave- 
nue a distance  of  15.38  feet  to  a point;  thence  West  on  a line  parallel  to  and  14  feet 
North  of  the  Easterly  extension  of  the  South  line  of  Allegany  Avenue  a distance  of  260.90 
feet  to  a point;  thence  South  14  feet  to  the  point  of  beginning. 


All  as  shown  by  a plan  of  such  proposed  Condemnation  of  right  of  way  for  sewer  pur- 
poses as  described  above,  now  on  file  in  the  Office  of  the  Department  of  Public  Works  of 
the  City  of  Fort  Wayne,  Indiana. 

The  cost  of  said  Condemnation  of  right  of  way  for  sewer  purposes  shall  be  assessed 
against  the  property  beneficially  affected  thereby. 

The  property  which  may  be  injuriously  or  beneficially  affected  by  such  Condemnation 
of  right  of  way  for  sewer  purposes  is  described  as  follows:  A portion  of  space  bounded 

on  theWest  by  the  East  line  of  Sand  Point  Gardens  Addition;  bounded  on  the  North  by  Sand 
Point  Road;  bounded  on  the  East  by  DeForest  Avenue;  bounded  on  the  South  by  the  Easterly 
extension  of  the  South  line  of  Allegany  Avenue. 

All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General  Assembly 
of  the  State  of  Indiana,  entitled  "An  Act  Concerning  Municipal  Corporations",  as  approved 
March  6,  1905  and  the  provisions  of  all  acts  amendatory  thereto  and  supplemental  thereof, 
including  the  right  to  bond  assessments  as  in  said  law  ordered. 

Assessments  if  deferred  are  to  be  paid  in  ten  equal  installments  with  interest  at  the 
rate  of  five  (5)  % per  annum.  Under  no  circumstances  shall  the  City  of  Fort  Wayne,  Indiana 
be  or  be  held  responsible  for  any  sum  or  sums  due  from  the  said  property  owner  or  owners, 
or  for  the  payment  of  any  bond  or  bonds,  except  for  such  moneys  as  shall  have  been  actually 
received  by  the  City  from  the  assessments  for  such  property  damages  as  said  City  is  by  said 
above  entitled  act  required  to  pay.  All  proceedings  had  in  the  making  of  said  improvement, 
assessment  of  property,  collection  of  assessments  and  issuance  of  bonds  therefor,  shall  be 
as  provided  for  in  said  above  entitled  act  and  all  amendments  thereto  and  supplements  there- 
of. 


All  streets,  lots  and  land  affected  by  the  above  described  condemnation  are  situated 
in  the  Northeast  Quarter  of  Section  21,  and  the  Northwest  Quarter  of  Section  22,  Township 
30  North,  Range  12  East  and  lie  fully  within  the  corporate  limits  of  the  City  of  Fort 
Wayne,  Indiana. 


ADOPTED  THIS / / 


■\ 


CLERK 


BOARD  OF  PUBLIC  WORKS 
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LASEMENT  DRAWIN6  FOR  ALLEGANY  AVE , 
SANITARY  SEWE.R  RESOLUTION  NO  757 


SCALE  l'  - 100 
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ENGINEERING 
DEPT.'  OF  STREETS 


DATE. 


TO: 


Board  of  Works 


May  17,  1965 


SUBJECT:  Declaratory  Resolution 


Norg 


The  Sewer  Engineering  Department  has  prepared  the  attached  d.  , Date 

This  63561X1601;  is  n66ded  in  connpr+i nn  ...j+u  i ■■  seu/en 
757-1965.  connection  with  local  -easement  resolution 


This  resolution  replaces 
should  now  be  -rrrindcd. 

rescinded. 


declaratory  resolution  1 1^-1965^ which 


Please  advise  what  board  order  number  is 
Drawing  and  property  ownership  list  are 


assigned  to 
also  attached 


this 


resolution. 


City  Engineer 

DEB: cl 
attachs. 


board  of  public  works 
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Beginning  at  a point  on  the  northerly  right  of  way  line  of  Seated 

Superior  Street,  said  point  being  located  7 feet  east  of  the  easterly  right 

of  way  line  of  Lafayette  Street,  as  it  now  exists;  thence  ini  an  easterly 

direction  along  the  northerly  right  of  way  line  of<^>acated  Superior  Street, 

as  vacated  under<Ajbclaratory Absolution  1152-1965,  a distance  of  496  ft; 

It! 

thence  a southeasterly  direction,  a distance  of  77.46  ft._to  a point,  said 

A / <V  %{?cd7j  C/1-/ 

point  being  the^entire  section; of  the  centerline  of(vakated^ Superior  Street 

0>Jk/ 

and  the  easterl^right  away^)line  extended  of  Borden  Street;  thence  in  a 
southeasterly  direction  along  the  easterly  right  away  line-  of  Borden  Street 
and  the  easterly(^ri^ght  away?  line  extended  of  Borden  street^  a distance  of 

546.6±ft.,  to  the  northerly  right  of  way  line  of  Columbia  Street  as  establish- 

'ilESoLoTi  caJ 

ed  under  declaratory  1159-65;  thence  in  a westerly  direction  along  an  arc  of  f\ 

A f-(AUl/v/6 

29^'Jf  34.5  minute  curve  ^ a radius  of  193.75  ft,  a distance  of  68  ft;  thence 

DiRSCPdA  j 

in  a northeasterly  a distance  of  68ft  to  a point,  said  point  being  64ft.  north 

or 

ssss&fee  said  northerly  line  of  said  Columbia  Street  and  35  ft.  west  the 
easterly  right  away  line  extended  of  Borden  St;  thence  north  and  parallel  to 
the  easterly  right  away  line  of  Borden  Street^a  distance  of  496.6  ft;  thence 
in  a northwesterly  direction  along  the  weste/i&ly C/zSqlat  a^y?line  of  Borden  Street 


extended  a distance  of  77  ft.;  thence  in  a westerly  direction  and  parallel  to 
said  northerly(r^ght^  line  of  Vacated  Superior  Street^  a distance  of 
484.2  ft.;  thence  in  a northerly  direction  and  parallel  to  the  easterly  right 
away! line  of  Lafayette  Street  as  it  now  exists^  a distance  of  35  ft^  to  the 
point  of  beginning. 
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Off  ice  of 

Board  of  Public  Wo»ks 


Fort  Wayne  2.  Indiana 


U8 -166-1 

June  17t  1 96 S 


B.O.  9U— * 65 


Date 


To  City  Engineer 


Subject  Dec.  Res.  1167-196S  easement  for  Sewer  757 


Prepare  Assessment  Roll  of  Benefits  $1.00  and  Damages  $1.00. 


Fred  S.  Ehrman 
Robert  W.  Dahman 
George  F.  Gable 
BOARB  OF  PUBLIC  WORKS 


ic 

Reso.  & P.  0.  List 


Assessment  Roll  of  Benefits  and  Damages  completed  and  attached. 


Signed 


Reply: 


July  1,  1965 


BOARD  OF  PUB11C  WORKS 


City  Engineer 


DEB: lc 
attachs. 


Signed. 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


NOTICE  OF  IMPROVEMENT 


OFFICE  BOARD  OF  PUBLIC  WORKS 

Fort  Wayne,  Indiana, iJuh®..J*#...1965. 
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To 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 

pass  Improvement  Resolution  No.  ..  U67-.1965 

providing  for  the  Condemnation  of  right  of  way  for  sewer  easement  purposes  in 
connection  with  Local  Sewer  Resolution  No,  757-1965* 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 
tailed plans,  profile  and  specifications  which  are  now  on  file  and  may  be  seen  in  the  office  of  the  Board 
of  Public  Works. 

The  Board  has  fixed Tht^.diy,...^^...17,.1565 .tfr. 3.?30.p.,...w« 

a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 

You  are  hereby  notified  that 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Laws  passed  by  the  Gen- 
eral Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 


BOARD  OF  PUBLIC  WORKS 


ZDeclazatoky 

^Imprayea 


OA/A//E.CLTSO*/  t 
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^Resolution  No. * -/^sFor^Zik  <C 0/VZ’&A2j/A ryotf  fa  tt<Z//T  C,/r  h^Ay  T^Lteros/zs 

"Z? ESOA  a rsa/s  /Vo, ~7^7 — 


OWNER’S  NAME 


LOT  BLOCK 


J)€.c  t '%SEd, 

iso*/  (&ms  . /t j)-r/r.  c. 


'MkYj  u/^-/  / /)  >v\ 


a err/ 
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H&7IC22  HAILED  01?  SERVED 


DESCRIPTION 


Op/jCic.  — -52>-  o/1'  CXVVO/O 0/^/7*  /^-Z>. 

u).  a O/rr'oG^aT’  saves' /Yu & . 
/V,  u)  , Jhj.  5ir<r- £sl-3o  ~/2  , 

CEp/jcz.  - I/ac.*7zz>  JZ^Sc  F/jJ  4t  J^7zx- 
*S£eZ7'/£>s/  (9/r  Zz  AS7ZZ//  ZEI X7'-£A'S/o/v 

Allz&a/jv  A ze/ji/b.  . 
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